PUBLIC WORKS, IRELAND 



SEVENTH ANNUAL REPORT 



FROM 



THE BOARD OF PUBLIC WORKS IN IRELAND. 



Ordered, by The House of Commons, to be Printed, 25 March 1839. 

TO THE LORDS COMMISSIONERS OF HER MAJESTY’S TREASURY. 
MAY IT PLEASE YOUR LORDSHIPS, 

W E have the honour to forward our Seventh Report on the several Services 
under this Board. 

I. — Loans and Grants for Public Works. 

II. — The Collection of Repayments of old Loans. 

III. — Inland Navigation. 

IV. — Fisheries. 

Y. — Roads and Bridges. 

VI. — The Public Buildings in Dublin and Phcenix Park. 

VII. — Dunmore Harbour. 

VIII. — Kingstown Harbour. 

IX. — Howth Harbour. 

X. — Donaghadee Harbour. 

XI. — Lunatic Asylums. 



I.— LOANS AND GRANTS FOR PUBLIC WORKS. 

The state of all the Loans and Grants made by us will be found in the 
Appendix. 

Loans. 

The sums which have been applicable to Loans are, 

1st. Originally appropriated by the Act of 1 & 2 
Will. 4. c. 33 - - - - - - 

2d. Exchequer Bills paid off by monies received,, in 
repayment of principal up to 31st December 
1838, the amount of which is considered rb- 
issuable under the 60th section of the 1st & 2d 
Will. 4, c. 33 ------ 

3d. Additional sum appropriated by the Act of 
6 & 7 Will. 4, c. 108 - 

Making a Total of - - - £. 

1 29. a Loans 
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Loans which have been sanctioned up to 31st December 1838, 
and acted on, amount to " 



£. 

658,008 



Issued in Exchequer Bills up to 31st of December 1838, on 

account of the above Loans - - - - " “ 

Exchequer Bills of the above issue which have been paid oti 
to 5th January 1839 



563.300 

373.400 



s. (1. 

15 6 



Exchequer Bills on same account now outstanding - - £• 

Deducting from the aggregate amount of Funds available for 

Loans , ' ~ ‘ ,7 

The amount of Loans that have been finally sanctioned and 
acted on 



189,900 - 



745.198 6 
658,008 15 



8 

6 



The Difference 



£. 87,189 11 2 



Is the amount that is now available, exclusive of a sum of 30,000 1., which may 
be made applicable, at the discretion of your Lordships, under the 14th section of 
the 1st & 2d Vic., c. 88. 

Grants. 

Of the 100,000?. that have been voted by Parliament for Grants towards Public 
Works, chiefly for opening roads in poor districts, it will be perceived that sums, 
amounting in the whole to 90,656/. 16 s. 7 d., have been appropriated up to 31st 
December 1838. 

The effect of both Loan and Grant Fund has been not only to encourage objects 
of great public utility, tending to increase in a very great degree perpetual future 
sources of employment and industry, but in most instances this assistance has 
afforded the only means by which they could be executed at all. 

Considering the great utility of these Advances, we regret that in the last year 
there have been very few applications which we were enabled to recommend. 



II.— -COLLECTION OF REPAYMENTS OF OLD LOANS FROM THE CONSOLIDATED 
FUND, UNDER THE ACT OF S7 GEO. III. AND OTHERS. 

In Appendix No. 1 will be found an account of the state of these Loans. 

The amount of debt is in a gradual state of reduction, with regard to those Loans 
which were made on adequate security ; and every exertion is used to keep up the 
receipts with regularity. 



III.— INLAND NAVIGATION. 

1st. The Tyrone Navigation, seven miles, is kept in working order. 

The revenue derived from it is very trifling ; but as the only available outlet for 
the produce of an agricultural and mining district, its maintenance is of some 
importance. 

2d. The Maig, a river which is navigable from the neighbourhood of Adare, in 
the county of Limerick, to the Lower Shannon, a distance of about 12 miles. 

The revenue and expenses also very small. 

3d. The Upper Shannon, about 45 miles in length ; Lough Derg, 23 miles, and 
Lough Ree, 17 miles in length, are maintained merely in a passable state till 
some decision shall be made by the Legislature on the proposed improvement of 
the .whole of the Shannon. 

4th. The Lower Boyne Navigation, nearly 13 miles. 
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The revenue affording a larger amount than was necessary for mere mainte- 
nance, some great defects have been remedied; and further improvement will be 
desirable when the advances made for those first undertaken shall be repaid. 



IV.— FISHERIES. 

We have had no functions to perform as a Fishery Board during the last year, 
for reasons explained in former Reports. 



V.— ROADS AND BRIDGES. 

These roads are maintained by the Board under the Act of 6 Geo. 4, c. 101. 

They are kept in a good state, and at a moderate expense. 

Where there is but a small extent in any one district, we have usually made an 
arrangement with the county surveyor for the repairs being carried on under his 
direction ; but where the extent will justify the expense of a specific Superintendent, 
we have retained him as formerly. 



VI.— PUBLIC BUILDINGS IN DUBLIN AND PHCENIX PARK. 

All these buildings continue in a state of improvement. 

At the Four Courts. 

In the courts and offices little has been done in the last year beyond the ordinary 
repairs to maintain them in a proper state for occupation. 

It is proposed in the present year- to provide a large' reservoir for water at the 
top of the building, and a more adequate pumping engine, for the purpose of ex- 
tinguishing a fire, if necessary; a measure that seems very desirable, considering 
the value and importance of Records, &c. deposited in the various parts of this 
building. 

The new buildings on the north side of the Courts, consisting of the Solicitors’ 
Flail, Arbitration Rooms, Coffee Room, See., together with the Bankruptcy 
Court and Masters’ Office, are roofed in, and in active progress of completion ; 
they are likely to be ready for occupation in the course of the present year, when 
the offices at present occupied by the Masters will be vacated, and afford increased 
accommodation to several of the Law Offices, which is much required. 



VII DUNMORE HARBOUR. 

The very necessary operation of securing the Breakwater has been continued, 
but the heavy storms that occurred have done much mischief to the new work, in 
the peculiarly exposed part which it has reached. 



VIII KINGSTOWN HARBOUR. 

We enclose the usual Return of vessels that have frequented this very useful 
Harbour during the preceding year. 

129. Although 
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Although entirely protected by artificial works, and subject to some extremely 
heavy gales, very little damage has been done to the Piers. 

Preparations of some magnitude were required for the facing of one of the Pier- 
heads, and are so nearly completed that the building work may commence early 
in the spring. 

A new timber Jetty to the East Pier has been found to be absolutely necessary 
for the service of the packets during the winter months, when they enter and leave 
the Port in the dark, and cannot safely make their way through the mass of ship- 
ping that frequently throng the other available part of the Harbour. 



IX HOWTH HAKBOUR. 

This Harbour also suffered in a very trifling degree from the late gales ; a few 
small repairs are all that are considered necessary in the present state of this 
establishment. 



X DONAGHADEE HARBOUR. 

Since our last Report we have been directed to take charge of this establish- 
ment for maintenance. 

We have endeavoured to close the former accounts definitively, and apply 
such repairs only as appear to be indispensably necessary. The repairs of 
the breaches at the entrance of the Harbour have been substantially performed, 
as far as could be done under the great disadvantage of having to execute 
the work chiefly at the winter season ; the stone for the repair has been 
raised from the rock at the bottom of the Harbour, which has answered the double 
purpose of furnishing materials for the work and increasing the depth of water in 
the Harbour. 

The sea-pavement constructed for the protection of the Piers, is not very sub- 
stantial, and has suffered considerably from the late gales, between high and low- 
water mark j it will require at least 2,000 tons of large rocks to put it in a safe 
state. 

On both sides of the entrance the pavement is very precipitous, and will be 
very difficult to secure. 



XI.— LUNATIC ASYLUMS. 

As Superintending Commissioners, we have the direction, under the orders of 
the Lord Lieutenaut, of establishing any new premises or buildings that may be 
called. for. 

Little or nothing has, however, been required of us during the last year. 



We have the honour to be, 



Your Lordships’ most obedient humble servants, 

J. F. BURGOYNE. 
BROOK T. OTTLEY. 
J. RADCLIFF. 



Office of Public Works, Dublin, 
19 March 1839 . 
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APPENDIX. 



GENERAL MEMORANDUM. 



The Total Loan Fund under j & 2 Will. 4, c. 33 - - - - - £. 

Fund provided by Act 6 & 7 Will. 4, c. 108 ------- 

Add amount of Exchequer Bills paid off by monies received in repayment, after 
deducting the sum required for discharge of Interest thereon - 

£. 



£. s. d. 

500.000 — - 

100.000 - - 

145.198 6 8 

745.198 6 8 



F rom which deduct amount of Loans sanctioned, which have been acted on, as 
per annexed Return ------- 



658,008 15 6 



Balance of Loan Fond, 1 January 1839 - 



The Total Grant Fond under 1 & 2 Will. 4, c. 33 
Additional Fund provided by 1 Victoria, c. 21 

From which deduct net amount of grants, sanctioned and acted upon 
Balance of Grant Fond, 1 January 1839 



87,189 11 2 



£. s. d. 
50,000 - - 
50,000 - - 
100,000 - - 
90,656 16 7 

9,343 3 5 



Henry R. Paine, Secretary. 



RETURN of Vessels which have frequented Kingstown Harbour , in the Years 1836, 1837 & 1838. 





1836. 


1837. 


1838. 




No. I 


Tonnage. 


No. 


Tonnage. 


No. 


Tonnage. 


Vessels which have cleared out from an Eng- 
lish, Irish, Scotch, or foreign port, and bound 
to an Irish port (not including Dublin), wind 
bound or taking shelter ... - 


247 


18,230 


250 


16,805 


254 


19,494 


Vesselswhich have cleared out from an English, 
Scotch, or foreign port, bound to England or 
Scotland, wind bound or taking shelter 


130 


12,513 


98 


10,681 


159 


17,599 


Vessels trading to or from the port of Dublin, 
waiting for wind or tide - - - - 


U346 


203,796 


U334 


'97,849 


1,351 


194,800 


Revenue cruizers and men-of-war 


63 


- - 


7 1 


- 


49 


- 


Vessels from Irish ports to English, Scotch, or 
foreign ports, taking shelter or wind bound - 


149 


9,966 


161 


10,889 


229 


15,659 


Vessels from English and Scotch to foreign 
ports, taking shelter or wind bound - 


27 


4,201 


30 


3,930 


42 


6,366 


Vessel from a foreign port to a foreign port, 
seeking shelter ----- 


, 


205 


— 


— 


— 


— 


Vessels to Kingstown or the old harbour of 
Dunleary ------ 


107 


12,89a 


150 


27,032 


118 


15,296 


Totals - - 


2,070 


261,803 


2,094 


267,186 


2,202 


269,214 



This Return does not include the Post-office packets. 



(signed) Wm. Hutchison, Harbour-master. 

Note .— The apparently small increase of tonnage in the last year is attributable to the new system 
of measurement introduced by the Revenue, which has reduced the registered tonnage one-fourth 
in most vessels, and even more in many instances. 

The real increase is fully equal to that of former years. 

1 29. B 
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LOANS and GRANTS Recommended, but not yet Sanctioned. 



APPLICANT. 


OBJECT. 


AMOUNT. 


Grand Jury of the county 
of Galway. 


- - for repairing the road from Galway to 
Costello Bay, between the bridge of Spiddle 
and the coast-guard station at Costello Bay - 


£. s. (I. 
jgrant - 930 10 - 

j loan - goo - _ 


Grand Jury of the county 
of Clare. 


- - for a road through the Mountain district, 
bordering the counties of Clare and Galway, 
in the former county, and lying between 
Ennis and Woodford ----- 


loan - S50 - - 
grant - 1,250 - - 
The difference to be 
( provided either by pre- 
sentment, or by James 
Molony, of Kiltanon, 
esq. 


Grand Jury of the county 
of Cork. 

Grand Jury of the county 
of Kerry. 


- - towards the completion of the road, from 
Kenmare to Glengarriff - 


[grant [£. 191 - - 
[grant - 409 - - 


Grand Jury of the county 
of Tipperary, Lord 
Kingsborough & Hon. 
R. King. 


- - towards the construction of new line of 
road, from Ballyporeen to Lismore, between 
Ballyporeen and the boundary of the counties 
of Waterford and Tipperary ... 


grant - 400 - - 
Presented by grand 
jury, 800 1 . 

To be contributed by 
Lord Kingston’s fa- 
mily, 400 1 . 



APPLICATIONS for Loans and Grants, Rejected or Postponed. 



APPLICANT. 


OBJECT. 


AMOUNT. 


Ulster Railway Company 


! 

- - construction of a railway from Belfast to 
Lisburn ------- 


£. s. d. 

40,000 - - 
Treasury not prepared 
to sanction so large a 
loan in state of fund; 
an offer of 20,000 1 . 
made, but declined by 
the company. 


Bann Reservoir Company 


- - to construct one or more reservoirs for 
the supply of water-power for numerous mills 
employed in the linen manufacture. 


"j £. s. d. 

j- - 6,000 - - 


Grand J ury, county Kerry 


- - for a new road from Killarney to Abbey- 
feale, with branches to Kilmurry and Brosna - 


.grant - a, 100 - - 
loan - 1,400 - - 

1 subscrip- 

[ tions - 700 - - 
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Applications for Loans and Grants, Rejected or Postponed — continued. 



APPLICANT. 


OBJECT. 


AMOUNT. 


Henry Smyth, esq. - 
William Fenwick, esq. - 




£. s. d. 


- - for carrying on the business of his dock- 
yard at Drogheda on a more extensive scale. 

- - for a new line of road from Letterkenny 
to Glenties. 


loan - 5,000 - — 


Rev. E. Fitzmaurice, p. p. 


- - towards finishing a Roman-catholic chapel 
at Coolilegh, Kanturk, county Cork. 


loan - 250 - — 


Grand Jury, county of 


- - for a road from Castletown, Berehaven, 


■1 grant - 5,750 - - 


Cork. 


to Dursey Sound. 


/loan - 5,750 - - 


Trustees of Cork, Kin- 
sale, and Skibbereen 
turnpike-road. 

A. R. Stewart, esq. 


- - for the purpose of putting the line of road 
into a state of repair. 

- - for a new line of road from Letterkenny 
to Kilmacronan. 


loan - 1,500 - - 


John Burke, esq. - 


- - for carrying into effect, as far as regards 
the town of Roscommon, the Act of the 
gth Geo. 4, c. 82. 


loan - 250 - - 


Rev. P. Fitzpatrick, p. p. 


- - towards completing the Roman-catholic 
chapel at Mill-street, county Cork, and liqui- 
dating a debt already incurred. 


loan - 1,000 - - 


Trustees Belfast and 
Lisburn turnpike-road. 


- - for erecting gates, toll-houses, &c., dis- 
charging cost of Act of Parliament, &c. 


loan - 1,500 - - 


Grand Jury, county of 
Cavan. 


- - for a road from ICilleshandra to Carrick- 
on-Shannon, between ICilleshandra andKil- 
bracken-bridge. 


loan - 1,469 10 — 


Grand Jury, county of 


j-For a road between Ballymoe and Timacat - 


r grant - ^705 14 — 

lloan - 705 14 — 


Galway. 


Patrick Leahy, esq., and 
others. 


- - for constructing a railway from certain 
bogs to supply the city of Cork with turf. 


loan - 5,000 — — 


Grand Jury, Queen’s 
County. 


jFor a road from Montrath to Tullamore 


loan - 1,135 1 - 


M. Saurin, esq., & others 


- - for improved working of a quarry at Kil- 
vergan, county of Armagh. 


grant - 500 - - 
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APPLICATIONS for Loans or Grants which have been submitted to the Board, and may still 
be subject of Negotiation. 



APPLICANT. 



John Dwyer, esq. - 



Newry Navigation Com- 
pany. 

Grand Jury, county of 
Kerry. 



The Earl of Lucan 



Grand Jury, county of 
Galway. 



Grand Jury, county of 
Cavan. 



Grand Jury, county of 
Galway. 

Grand Jury, Queen’s 
County. 



- - for working slate quarries on the lands of 
Pallasbeg, near Nenagh, co. of Tipperary - 

- - for proposed improvements of the navi- 
gation between Fathom and. Newry 

- - for a road from Dingle to the harbours of 
Smerwick and Ballinahow, between the Quay 
of Dingle and the Sea at Ballydavid and Bal- 
lynaliow ------- 

- - for a road from Listowel to Ballybunnion, 
between Liselton Cross and Ahafora Bridge - 

- - for a road from Milltown and Killorglan 
to Kanturk, between the cross of Aglis and 
the turnpike-road at Drommadcesert - 

- - for a road from Killorglan to Cahirciveen, 
between the top of Gurtnagree and the end 
of the new road near Foilmore castle - 

- - for a road from Killorglan to Ballinskel- 
ligs, between Filedronagh and Doory - 

- - for the reclamation of bogs and waste 
lands in the county of Mayo ... 

Woi a new road from Clifden to Bunowen 



- - for a new road between road leading from 
chapel of Carna and intended quay at Ardbay 

- - for a road from Killeshandra to Carrick- 
on-Shannon, between Killeshandra and Kil- 
bracken Bridge ------ 

J>For a road between Ballymoe and Timacat - 

For a road from Montrath to Tullamore 



| loan - 5,000 
loan - 20,000 



grant - 1,360 18 
loan - 1,360 18 



1 grant - 500 - 
J loan - 500 - 



grant - G98 10 
loan - 698 10 



grant- 456 19 
loan - 456 ig 



h grant - 261 9 

J loan - 261 9 

f loan - 4,000 to 
l 5,000 - 

f grant - 551 2 
l loan - 551 2 

^ grant - 59a 10 
J loan - 592 10 



loan - 1,469 10 



[/ grant - 705 14 
L loan - 705 14 



loan - 1,135 
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tea a 


Commissioners of Wide 


To improve the city - 


6,700 - - 






9.990 3 6 






6,700 - - 




113 


- Ditto - 


ditto .... 


7,000 - - 


3.598 15 3 


35. - - 


10,948 15 3 






7,000 - - 


3,948 >5 3 


.4 


Hovendon Stapleton 


To work a colliery . 


699 ■ 8 


5 5 5 


01 .0 11 


619 - - 




96 18 4 


- 


- 


40 


Mayo county - 


Court-house, Castlebar - - 


60S 9 » 


4.6 5 


«5 9 5 


530 8 - 






500 9 * 


99 .8 .0 


s« 


Ditto - 


Court-house, Ballinrobe - 


,08 ,8 6 


-.7 3 


S 8.1 


•IS 4 8 






108 18 6 


6 6 0 


97 


Kerry county 


Road into Ireragh - 


«75 9 « 


5 ,0 6 


5 ’9 - 


087 - 7 


958 .9 .1 


>■ 5 5 


.6 16 3 


- 6 - 


31 


- Ditto - - - 


Road, Dingle to Tralee St Killarney 


083 10 6 


5.5 8 


6 3 - 


995 9 « 


974 - 9 


1. IS 3 


9 9 9 


- 3 5 


71 


- Ditto - - - 


Road over Connor Hill 


.03 "7 8 


0 ,0 6 


3 3 3 


.09 .. S 


.04 .4 3 


5 6 * 


>9 3 6 


- 8 8 


35 


Kilkenny county - 


Road, Ballyragget to Castlecomcr 


si 9.0 


1 - .0 


l .4 .0 


54 5 « 


30 5 .. 


o 8 7 


.9 3 n 


- 7 . 


0 43 


■ Ditto - 


Road, Callau to Johnstown 




44.9 - 


9 - 8 


034 .3 - 






.80 .3 4 


53 >9 8 


67 


. Ditto - - - 


Causeway, near Thomastown 


, .. 11 


- * 8 


- - 5 


1 .3 - 


l .1 1. 




- 


- 


90 


. Ditto - - - 


Bridewell at samo - 


79, 7 6 


16 - 10 


36 ,1 7 


843 19 to 


.90.0 6 


40 9 6 


670 14 11 


19 s.t 


97 


Ditto - 


Road, Castlecomer - 


378 14 9 


7 ,3 6 


,4 <5 3 


40. 3 6 


,63 8 3 


.8 8 7 


o, 5 6 6 


4 - 0 


1,4 


Ditto - 


Rood, Kilkenny to Carrick - 


,46 10 9 


0 19 5 


6 11 7 


156 1 9 


99 to 6 


7 7 6 


.16 18 3 


036 


,09 


Ditto - 


Road, Castlecomer to Titnahne - 


,80 18 6 


3 14 1 


8 to 4 


195 9 .1 


96 >0 3 


9 5 9 


>57 8 3 


9 18 8 


. “9 


Queen’s county 


- - Sessions-houses, Suodbally and 


1,0.0 9.0 


70.. 9 


SO 10 6 


1,135 13 1 






1,0.9 9,0 


103 3 3 




Waterford county - 


- - Roads, toDungarvan,Yougha!l, 


4,375 '7 5 


8 S to 3 


183 8 3 


4,644 IS 11 


.,980 4 3 


O' 0 8 1 


3.095 . 3 9 


58 10 5 


45 & 
105 


jGrand Canal Directors - 


Ballinasloe Extension and Bridge 


46,054 3 - 


18,687 '9 6 


'*• 1 ’ 


66,799 5 9 






*“* 1 ' 


90,538 0 9 



( continued ) 
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ACCOUNT, No. 2. — Loans made under 



Dr. 

To Balance of last Account 
Principal received 



£.32.607 4 - 
20,192 12 2 



J. d. 
1,700 9 7 



A STATEMENT of the several Loans made by the Commissioners or Public Works, pursuant to the Provisions of the Act 1 & 2 

issued, and the Interest accrued within the Year; the Repayments on 



5 


NAME OF PARTY. 


PURPOSE OF LOAN. 


Original 


BALANCES 
Outstanding 31st Dec. 1837. 


Amount 
of Exchequer 
Bills issued 
in the Year. 


Interest 


£ 


Sanctioned. 


Principal. 


Interest. 


the Year. 








£. 


( . 


d. 


£. s. 


d. 


£. s. 


d. 


£. s. d. 




1 


Leitrim county - 




2,511 


17 


5 


1,328 1 


9 


5 12 


9 




58 12 10 


2 


Kilkenny county - 


road, Kilkenny to Freshford 


623 


- 


~ 












7 5 3 


3 


Commissioners for 


- - completing works, Ardglass 


6,650 


- 


- 


6,650 - 


- 


1,418 3 


9 




200 - - 






harbour. 




















4 


Rt. Hon. M. Fitzgerald 


- - to work slate quarries at 


7,000 


— T 


- 






- 










Valentin. 




















fi 


Limerick navigation com! 


to improve works ... 

road leading to Ennis 


8,910 


- 


- 


8,150 - 


- 




7 




326 - - 


6 


Limerick city 


205 


- 


- 








5 




- 17 6 


7 


Ditto ... 




5G0 


_ 


_ 


62 3 


8 


4 18 


S 




3 2 2 


8 


James O’Gorman 


- - drainage of farms, county Tip- 


200 




- 


200 - 


- 




6 




10 - - 






perary. 




















9 


Richard Johnson 


machinery, Cronebnne mines 


1,000 


- 


- 










- 




10 


Wicklow copper-mine - 


- - company’s machinery, Bally- 


1,000 


















11 


Tipperary county 


road, Clogheen to Cappoquin 


1,278 


11 


10 


362 11 


4 


7 16 


8 


. 


13 9 5 


12 


Waterford county 


ditto, for same purpose 


1,895 


12 


7 










- 


1 15 - 


13 


Carlow county 


court-house at Carlow 


6,000 


- 


- 


60 19 


1 


1 6 


6 




- 15 1 


14 


Galway county - 


continuing Claddagh quay-walls - 


300 


- 


- 


144 - 


1 


1 1 


3 


- 


7 4 - 


15 


Commissioners for 


- - completing Wellesley-bridgc 


25,000 


- 


- 


23,750 - 


- 


1,696 8 


9 


- 


1,020 9 4 


























16 


Roscommon county 


- - road, Strokeslown to Lung- 
bridge. 


7,111 


S 


1 


2,961 12 


5 


52 11 


0 




112 1 7 


17 


John Salmon - - 


- - working slate quarries at 


500 




- 


425 - 


- 


28 5 


4 


- 


17 - - 


























18 


Commissioners for 


completing Athlunkard-bridge 


9,889 


19 


2 


9,850 - 


- 


1,099 16 


10 


. 


394 - - 


20 


Ditto ... 


constructing docks at Galway 


17,000 


- 


- 


12,260 7 


6 


294 17 


3 


1,900 - - 


634 10 7 


21 


Galway county - 


- - road, Castlerea to Ballinasloe, 


340 


8 


3 














22 


Clare county 


by Batlygar. 

- - road, Knockbeha to county 


1,153 


1 


7 












. . 






bounds. 




















23 


Galway county - 


- - continuation of. same to Derry- 


534 


4 


2 


. 














Antrim county - 






















24 


road, Larne to Ballycastle - 


11,303 


4 


- 


4,350 11 


3 


81 3 


2 




149 15 2 


25 


Ditto ... 


bridge over Bann at Agivey 


1,250 


- 


- 














26 


Londonderry county 


- - ditto .... 


1,250 






728 - 










30 13 3 




(Jarrickfergus town 


road, Antrim to Carrickfergus 


1,485 


1 


8 


343 1 


10 


7 10 


4 




12 13 1 


28 


Newry navigation comr 


for improving works - - - 


12,000 






10,040 14 




105 8 






349 12 7 




Karl oi Besborough and 


- - drainage of lands, county Kil- 
kenny. 


2,000 






800 - 




22 1 


5 




40 


SO 


Trustees of road from - 


- - Dublin to Blessington; for im- 


3,500 






2,800 - 




61 S 


4 




, 107 5 5 


SI 


Railway Company 


Dublin to Kingstown ... 


75,000 


_ 


_ 


02,500 - 




1,2S9 17 


2 




2,458 9 8 


32 


Commissioners for the - 


- - improvement of Drogheda har- 


10,000 


- 


- 


8,530 1 


- 


300 15 


5 




332 10 7 


33 


Galway county - 


- - road from Loughrea to Derry- 
brien. 


720 


- 


- 














34 


Limerick city 


road leading to Waterford - 


296 


3 


6 


CO - 


1 


4 17 






3 6 - 


85 

30 


Ditto ... 
Limerick county - 


road leading to Ennis 
- - road leading to Abbeyfeale to 


117 

1,181 


6 

15 


8 


3 19 
477 2 


4 

6 


- 5 
2 10 


9 

5 




- 4 - 
17 19 5 


37 


Clare county 


- - bridge over River Inagh at 
Liscannor. 


2,222 


14 


' 










- * " 





Printed image digitised by the University of Southampton Library Digitisation Unit 




COMMISSIONERS OF PUBLIC WORKS. 



. - - - - i & 2 Will. 4, c. 33, and other Acts. 




Cr. 


£. <. if. 


By Payments into the Exchequer, vix. 


48.233 3 4 




0,245 2 5 


*. 


54,300 5 <J 




Jos. C. U'ulker, Accountant. 


Will. 4, c. 33, showing the original Amount of Loan sanctioned, the Balances of each on the 1st of January 1S38, the Amount of Exchequer Bills 
Account, and the Balances outstanding on the 31st December 1838. 





TOTAL. 


REPAYMENTS. 




BALANCES 
Outstanding on 31 Dec. 1838. 


Overpaid, 


3 


OBSERVATIONS. 








Principal. 


Interest. 


Principal. 


Interest. 




£ 






£. s. 


d. 


£. ». d. 


£. j. 


d. 


£. s. d. 


£. s. 


d. 


£. s. d. 








1,392 7 


4 


372 9 - 


47 18 


5 


955 12 9 


16 7 


2 


- 




* Thus marked, have been reported as completed. 




200 4 




84 2 10 


9 3 


2 


104 19 11 


1 18 


9 








8,334 3 


9 








6,650 - - 


1,684 3 


9 




3 


* 
















- - 






4 


This loan paid off. 




8,700 17 


7 




329 1 


3 


8,150 - - 


221 16 


4 


. 


5 


• 




19 13 


8 








17 9 9 


2 3 


11 






* 




70 4 


6 








62 3 8 


8 - 


10 




7 


* 




222 19 


6 




10 - 


- 


200 - - 


12 19 


6 




























9 


Loan paid off. 






















10 


- Ditto. 




383 17 


s 


174 1 10 


17 13 


10 




3 12 






11 






168 17 


a 


157 1 11 


11 15 


9 










12 






63 1 


6 


60 19 11 


2 1 


7 










13 






152 6 


4 








144 - 1 


S 5 


3 




14 






26,466 18 


1 


1,250 - - 


2,566 18 


- 


22,500 - - 


150 - 


1 




15 






3,126 5 


6 


506 5 1 


114 17 


9 


2,365 7 4 


49 15 


4 




16 






470 5 


4 








425 - - 


45 5 


4 




17 






11,343 16 


10 




251 15 


4 


9,850 - - 


1,242 1 


6 




18 






14,996 1 


4 


477 14 6 


522 5 


6 


13,688 13 - 


307 8 


4 


■ ' 


20 


- - Further considerable progress has been made 




















- 


21 


"Loan paid off. 






















22 


* Ditto. 




















- 


23 


11 Ditto. 




4,587 9 


7 


1,062 14 6 


176 8 


3 


3,293 16 9 


54 10 


, 




24 
























25 


•Loan paid off. 




758 17 


10 


134 4 2 


22 9 


6 


593 16 5 


8 7 


9 




26 






363 5 


3 


155 11 1 


16 6 


5 


187 10 9 


3 17 


- 


- 
















2 






q 




28 








5 








800 - - 


62 1 


5 




29 


- - The process of “ cropping” and “laying down” 
the reclaimed ground has been successfully con- 
tinued through the past year. A part of the origi- 
nally contemplated improvements have not, however, 
been carried into effect, and a balance of 200 1. re- 
mains, in consequence unissued upon the loan. 




2,968 10 


9 


262 10 - 


164 12 11 


2,53710 - 


3 17 


10 


- 




* 




66,248 6 


10 


2,117 7 6 


3,748 6 


10 


60,382 12 6 








31 


* 




9,163 7 


- 


210 - - 


287 4 


9 


8,320 1 - 


346 1 


3 


- 


32 


* 




















- - 


33 


•Loan paid off. 




74 3 


3 








66-1 


8 3 


2 




34 


• 




4 9 


1 








3 19 4 


- 9 


9 




35 


• 




497 18 


4 


137 8 2 


15 15 


4 


339 14 4 


5 - 


6 




36 


• 




129. 
















c 3 


37 


•Loan paid off, 

(amtif u id) 
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IRELAND : SEVENTH REPORT OF THE 



NAME OF PARTY. 



PURPOSE OF LOAN. 



Original 
Amount of Loar 
Sanctioned. 



BALANCES. . 

Outstanding on 31 Dei;. 1637. rfS" I *~ 

• 1 Bills issued accni edra 

Principal. | Interest. | * n l ' ie Year. the Year. 



38 


Cork county 


road fiom Kenmarc to GlengarifTo 


39 


Kerry county 


road for same purpose - 


40 


Fermanagh county 


road from Fivemiletown to Clones 


41 


Clare county 


- - road from Lansdowne River to 
Sandy River bridge. 


42 


Galway county - 


- • road from Portumna to Mount- 
shannon. 


43 


Tyrone county 


road from Omagh to Cookstown - 


44 


Cavan county 


- - road from Bailieborough to 
Virginia. 


45 


Leitrim county - 


* - road from Ccntinaveena to 




Dromahair. 


4G 


Rev. J. Ryan, p.p. 


- - completion of Roman-catholic 




chapel at Bruree. 


47 


Waterford city 


road to Tramore - 


49 


Kilkenny county - 


- - road from street of Johnstown 


50 


Clare county 


road , from Killaloe to Tromgraney 


51 


Rev. C. Buckley, p. p. - 


- - completion Roman-catholic 




chapel at Butlevant. 


52 


Fermanagh county 


- - road from Derrygonnelly to 




ManorUamilton. 


53 


Trustees of road from - 


- - Dublin to Mullingar, for im- 






provement. 


64 


Kilkenny county - 


road from Kilkenny to Piltown 


55 


Clare county 


road from Cratloe to Moyhill 


56 


Wexford county * 


road from New Ross to Ballyane - 


67 


Boyne Navigation Corns 


for improvements ... 


58 


Donegal county - 


road from Mallins to Guidore 


59 


Cavan county 


bridge at Belturbet ... 


61 


Corporation of Limerick 


rebuilding Thomond-bridge 


62 


Trustees of road - 


- - Dublin to Dunleer, for improve- 


63 


Cavan county 


road, Bailieboro’ to Kells 


64 


Wide-st. Commissioners 


improvement of Barrack-street 


65 


- - Ecclesiastical Com- 


for purposes of Act - 




missioners. 




66 


Ditto - 


- Ditto - 


67 


Commissioners for 


completion of Lagan-bridge 


68 


Mat. Barrington - 


- - new building, in connexion 




with the hospital. 


69 


Clare county 


road from Tulla to Loughgraney 


70 


Limerick Navig" corns' . 


to improve Quays - - 


71 


W exford county - 


- - road from Enniscorthy to Wex- 






ford. 


72 


Kildare county - 


bridge over the Barrow, at Bert - 


73 


Galway county - 


road from Bunowen to Clifden 


75 


Limerick county - 


road, Mitchelstown to Kilfinnane - 


76 


Kerry county 


road, Killamey to Sneem - 


77 


Kilkenny county - 


road, Piltown to Kilmaganny 


78 


Ditto - 


road, Innistiogue to W aterford 


79 


Ditto * 


road. New Ross to Waterford 


80 


Commissioners - 


Limerick bridge, under 4 Will. 4 


81 


Kerry county 


road, Tralee to Dingle 


82 


Ditto 


road, Castlemaine to Dingle 


83 


Ditto 


road, Kenmare to Cahirciveen 


81 


Antrim county 


road, Belfast to Ballyclare - 


83 


Trustees of road - 


Belfast and Crornmelin 


86 


Rey. Thomas Barry, p. p 


- - completion Roman-catholic 



chapel, Bantry. 



£. s. d. 
2,737 10 - 


£. s. d. 


£. s. d. 


£. 5. d. 


£. t. i 


5,865 18 - 
2,000 - - 


1,140 19 8 


4 10 0 




48 4 5 


1,250 - - 


707 19 - 


11 4 10 




32 17 5 


2,178 - - 


27C 9 11 


2 4 8 




3 15 0 


2,334 - - 


1,307 12 9 


22 12 9 




47 7 10 


1,936 - - 


398 13 11 


0 19 3 


400 - - 


61 14 10 


1,943 - - 


722 18 6 


3 13 


400 - - 


72 1 3 


150 - - 


01 13 4 


3 1 10 




1 10 5 


1,550 - - 


101 8 9 


1 10 - 


450 - - 


55-7 


182 - - 


73 0 8 


19 8. 




3 1 3 


2,850 - - 


789 4 5 


17 8 4 


- - . 


32 15 4 


GOO - - 


413 14 4 


6 8 - 




17 10 3 


2,350 - - 


1,110 13 3 


4 8 1 




47 7 8 


3,000 - - 


1,333 C 8 


3 7 9 




40 8 0 


1,050 - - 


020 12 0 


12 11 0 




27 16 1 


1,700 - - 


893 19 5 


14 4 1 




39 14 - 


2,800 - - 


1,000 14 0 


19 1 3 




41 2 - 


1,750 - - 


1,550 - - 


42 2 0 




50 10 G 


750 - - 


308 4 9 


5 13 11 




12 - - 


1,700 - - 


1,004 1 5 


20 12 7 


- 


44' 14 9 


9,000 - - 


4,157 12 2 


05 4 3 


1,500 - - 


100 11 1 


1,000 - - 


1,345 11 0 


5 0 8 


. 


08 12 3 


898 15 - 


333 14 11 


0 10 2 




13 10 6 


20,000 - - 


1C, 000 - - 


257 8 6 




589 6 2 


46,000 - - 


40,000 - - 


720 G 10 




1,840 - - 


54,000 - - 


64,000 - - 


027 6 6 




2,100 - - 


3,000 - - 


2,775 - - 


32 8 2 




111 - “ 


2,500 - - 


2,500 - - 


59 9 - 




80 7 10 


1,900 - - 


1,394 6 2 


23 13 11 


. . . 


53 9 10 


6,500 - - 


5,893 15 - 


208 15 5 


. 


235 15 - 


1,400 - - 


900 17 2 


48 9 2 




44 8 - 


1,100 - - 


871 14 3 


19 9 2 


. . - 


40 9 3 


542 7 6 


121 7 6 


- 19 8 




2 2 10 


1,150 - - 


949 10 - 


5 12 4 


. 


38 11 10 


2,200 - - 






700 - - 




450 - - 


333 11 2 


6 13 4 




15 0 6 


5,800 - - 


1,857 4 - 


37 IS - 


1,800 - - 


72 17 6 


3,300 - - 


2,014 10 4 


40 10 10 


400 - - 


100 2 2 


40,000 - - 


27,400 - - 


852 11 4 


10,150 - - 


523 11 9 


3,950 - - 


2,918 1 3 


54 8 5 




135 2 « 


950 - - 


599 7 2 


11 19 1 


. - - 


27 3 3 


750 - - 


297 13 5 


CIS 


250 - - 


23 12 H 


1,900 - - 


1,318 18 6 


28 12 3 


60 - - 


63 15 6 


9,200 - - 


6,220 6 0 


101 13 7 


1,000 - - 


243 17 3 


600 - - 


531 12 0 


21 1 4 


' 


27 5 1 
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COMMISSIONERS OF PUBLIC WORKS. 



TOTAL. 


REPAYMENTS. 




BALANCES 
Outstanding on 31 Dec. 1S3S- 


Overpaid, 

against 


I 


OBSERVATIONS. 






Principal 




Interest. 


Principal. 


Interest. 


S3 


£. s. 


d. 


£. 5. 


d. 


£. s. 


d. 


£. s. 


d. 


£. s. 


d. 


£. s. d. 










* 


















38 


Loan paid off. $ee further loans for these works. 
























39 


- Ditto J Nos. 107 and 141. 


1,193 14 


7 


350 4 


5 


39 17 


1 


790 15 


3 


12 17 10 




40 




752 1 


3 


94 10 


6 


31 5 


2 


613 8 


6 


12 17 


1 




41 




2S2 10 


4 


276 9 


11 


C - 


* 












42 


* Loan paid off. 


1,377 13 


4 


294 16 


8 


55 7 


8 


1,012 16 


1 


14 12 


11 


. 


43 




867 8 


- 


231 18 


10 


58 3 




566 15 


1 


10 11 


1 


- ' 


44 




1,198 1 


2 


193 15 

• 


1 


59 4 


6 


929 3 


7 


15 18 


1 




45 


- - This work was found to be much more difficult 
and expensive than was contemplated. The con- 
tractor failed altogether, and the works are now 
in progress towards completion, under the direction 
of the Board. 


66 11 


7 


29 IS 


5 


3 11 


7 


31 14 


11 


1 6 


8 




46 


* 


667 19 


4 


185 18 


5 


52 11 


9 


425 10 


4 


3 IS 


10 




47 


• 


77 17 


7 


23 10 


5 


3 12 


7 


49 16 


3 


- 18 


4 




49 


* 


839 8 


1 


294 13 


6 


39 15 


2 


494 10 


11 


10 8 


6 




60 


* 


437 12 


7 


124 5 


11 


20 14 


1 


289 8 


5 


3 4 


2 




51 


* 


1,162 9 


- 


317 12 


5 


38 17 


1 


793 - 


10 


12 18 


8 




52 


* 


1,383 2 


11 


333 6 


8 


29 2 


- 


1,000 - 


- 


20 14 


3 




53 


* 


661 - 


1 


128 15 


4 


31 5 


8 


491 17 


2 


9 1 


11 




54 


* 


947 17 


6 


1S4 18 


11 


39 - 


11 


709 - 


6 


14 17 


2 


- 


55 


* 


1,123 17 


9 


308 13 


3 


46 17 


9 


752 1 


3 


16 5 


6 


- 


56 


Very nearly completed. 


1,651 19 


- 


80 - 


- 


62 - 


_ 


1,470 - 


- 


39 19 


- 


- 


57 


* 


325 18 


8 


135 2 


4 


14 14 


8 


173 2 


5 


2 19 


3 


- 


58 


* 


1,069 8 


9 


210 11 


7 


50 9 


9 


793 9 


10 


14 17 


7 


- 


59 


* 


5,913 7 


6 


581 6 


11 


254 13 


1 


5,076 5 


3 


1 2 


3 




61 


- - This bridge is to consist of five arches, of 
which three are finished, a fourth nearly keyed in, 
and the centreing fixed for the fifth. All the ma- 
terials required for the completion of the work 
have been prepared and delivered on the spot. 


1,419 10 


4 


225 11 


5 


53 1 


7 


1,120 - 




20 17 


4 




62 




354 1 


7 


118 5 


3 


16 6 


5 


215 9 


8 


4 - 


3 


- 


63 


* 


16,846 13 


7 


2,000 




621 18 


4 


14,000 - 


- 


224 15 


3 




64 


* 


48,560 6 10 






1,840 - 




46,000 - 




720 6 


10 




65 


1 - - These loans were made in pursuance of the 


56,787 5 


6 






2,100 - 


- 


54,000 - 


- 


027 5 


6 




66 


j Act4& 5 Will. 4, c. 90. 


2,918 8 


2 


75 - 


- 




- 


2,700 - 


- 


143 8 


2 




67 


• 


2,648 16 


10 


750 - 


- 


100 - 


- 


1,750 - 


- 


48 16 


10 




GS 


• 


1,471 8 11 


264 15 


8 


58 5 


_ 


1,129 9 


6 


IS IS 


9 


- 


69 


. 


6,338 5 


5 






328 5 


3 


5,593 15 


- 


11G 5 


2 




70 


* 


1,053 14 


4 


135 19 


8 


75 - 


2 


824 17 


C 


17 17 


- 




71 


• 


931 12 


8 


110 13 


8 


45 - 


4 


761 - 


7 


14 18 


1 


- 


72 


. 


124 10 


- 


121 7 


6 


3 2 


6 


- - - 










73 


* Loan paid off. 


993 14 


2 


134 13 


10 


32 3 


2 


814 16 


2 


12 1 


- 


- 


75 


* 


7 04 - 




308 13 


6 






391 6 


6 








76 


- - This work has proceeded more slowly than 
was expected at the outset, the contractors en- 
countering difficulties, which have induced the 
Board to grant an extension of time for its com- 
pletion. 


355 11 


- 






16 16 


7 










- 


77 


* 


3,767 14 


6 


785 - 


11 


90 14 


1 


2,872 3 


1 


19 16 


5 


- 


78 


Now completed. 


2,561 15 


4 


367 3 


5 


127 11 


7 


2,047 12 


11 


19 7 


5 


- 


79 


* 


38,926 6 


1 






1,119 7 


10 


37,550 - 




256 18 


3 




80 


- - 543 lineal feet of quay wall have been com- 
pleted of a superior character, and is already 
found very serviceable to the port. The work 
continues to progress. 


3,107 12 


1 


425 5 


9 


133 4 


1 


2,492 15 


6 


56 6 


9 


- 


81 


* 


638 9 


6 


109 16 


3 


28 1 


1 


489 10 


11 


11 1 


3 


- 


82 


Very nearly completed. 


.577 7 


9 


-87 4 


1 


19 6 


3 


460 9 


4 


10 8 


1 


- 


83 


» 


, 1,461 6 


3 


196 18 


7 


GS 3 


- 


1,171 19 


11 


2-1 4 


9 




84 


* 


7,571 17 


4 


1,169 - 


10 


245 6 


2 


6,057 5 


.8 


100 4 


8 


- 


85 


* 


579 18 11 
129. 


111 13 


7 


48 6 


5 


419 18 


11 


c 4 




86 


(continued) 
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IRELAND : SEVENTH REPORT OF THE 



s' 

2 




: PURPOSE OF LOAN. 


Original 


BALANCES 
Outstanding on 31 Dec. 1837. 


Amount 
of Exchequer 


£ 






Sanctioned. 


Principal. 


Interest 


Bills issued 
in the Year. 


87 


Roscommon county 


- - road from Roscommon to 
Richmond Harbour. 


£. s. d. 
1,600 - - 


£. s. </. 
222 14 11 


£. «. d. 
- 13 4 


£. .. d. 


88 


Ditto ... 


- - road from Lanesboro 1 to Ros- 
common. 


1,060 - - 


427 3 11 


7 15 2 


GO - - 


89 


Dublin county 


- - road from Glencullen to Ennis- 


COO - - 


177 13 10 


5 14 9 




90 


Wexford county - - | 


- - road from New Ross to Ar- 
thurstown. 


1,200 - - 


472 17 7 


10 12 6 


300 - - 


91 


Ditto - - - 1 


- - road from New Ross to New- 
town Barry. 


2,950 - - 


1,018 9 5 


22 17 7 


1,000 - _ 


92 


Ditto ... 


- - road from Enniscorthy to New 


400 - - 


333 9 11 


7 9 10 




93 


limerick county - 


- - road from Buttevant to Kilfin- 


400 - - j 


200 - G 


19 7 


- - . 


94 


Dublin county 


- - building a bridge at Loughlins- 
town, and improving the road. 


650 - - 






200 - - 


96 


Kildare county - 


- - building bridge at Yeomans- 


2,550 - - 


1,874 - 5 


39 19 2 


200 - - 


97 


Clare county 


- - road, Tulla to Limerick, by 
Ballyvergle mountain. 


1,350 - - 






1,350 - - 


08 


Leitrim county - 


road from Ballyshannon to Sligo - 


1,045 10 - 


398 9 10 


1 13 9 


250 - - 


99 


Antrim county 


- - road from Larne to Ballycastle, 
further. 


3,600 - - 






2,000 - - 


101 


Dublin and Kingstown 
Railway. 


extension to the 40-foot road 


40,700 - - 


33,700 - - 


1,001 3 7 


3,600 - - : 


102 


Wexford county - 


road from Wexford to Gorey 


4,750 - - 






2,050 - - 


103 


Ditto ... 


road from Gorey to Wexford 


1,500 - - 


602 10 11 


U 9 7 


500 - - 


105 


Ditto ... 


new road from Newtown Barry - 


2,150 - - 


054 13 8 


9 2 7 


COO - - 


106 


Ditto ... 


road from Cammolin to Tennahecly 


200 - - 


86 14 - 


- 6 10 




107 


Kerry county 


road from Kenmare to Glengariffe 


1,100 - - 






1,100 - - 


108 


Limerick bridge Com- 
missioners. 


for further extension of quays 


5,000 - - 








109 


Robert Bowie, Clare 
county. 


for embankment on Shannon 


800 - - 


. . . 




700 - - 


110 


Roscommon county 


- - road between Ballinasloe to 
Roscommon. 


1,350 - - 


- . . 




900 - - 


111 


Kilkenny county - 


road from Innistiogue to Ross 


3,800 - - 


. . . 




1,500 - - 


112 


Galway county - 
J. H. Lynch. 


- * for draining and improving his 
estate at Barna. 


1,950 - - 


600 - - 


8 4 4 


1,000 - - 


113 


Boyne Navigation 


- - further improvement, from Car- 
nck-Dexter lock to Drogheda. 


1,000 - - 


700 - _ 


15 9 - 




114 


Donegal county - 


road from Letterkenny to Dunglow 


1,800 - - 


763 16 5 


18 10 4 


900 - - 


115 


Ditto ... 


* ' ™ ad from Letterkenny to 
Creeslough. 


. 1,800 - - 


763 7 4 


18 10 2 


900 - - 


116 


Drogheda Harbour Com- 
missioners. 


for further improvement of harbour 


| 3,000 - - 






2,500 - - 



Interest 
accrued it 
the Year. 



3 10 7 
12 3 H 

4 12 - 
31 4 6 
G7 2 

17 6 6 

6 5 ! 

2 9 2 



28 16 1 
35 16 7 
32 4 11 
3 10 4 



22 : 

21 4 3 
12 9 9 
28 4 3 

31 10 11 
42 15 9 
41 15 5 
95 17 6 
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£. s. d. 

226 IS 10 

497 3 - 

1S8 - 7 

S14 14 6 

2,1 OS 9 -1 

35S 0 3 

207 15 10 

202 0 2 



REPAYMENTS. 


BALANCES 
Outstanding 31 Dec. 1838. 


Overpaid, 
to stand j 
against | 




OBSERVATIONS. 


Principal. 


Interest, j 


Principal. 


Interest. 6 


further ! 


i 




£. s. cl. 
202 1 3 


£. s. d. 
4 3 11 


£. 1. d. 


£. s. d. 


£. s. <i. I 
39 6 4 


87 


Nearly completed. 


332 13 1 


17 6 11 


144 10 10 


2 12 2 




88 


Completed. 


168 4 10 


10 5 11 


9 9 - 


- - 10 




SO 


Sec further, No. 155. 


124 IS 4 


27 16 6 


647 19 3 


14-5 




90 


Very nearly finished. 


321 0 9 


56-3 


,G9C 19 8 


33 19 8 




91 


Nearly completed. 


34 C 11 


16 14 7 


299 3 - 


8 1 9 




92 


Completed. 


145 19 11 


C 15 0 


54-7 


- 19 11 




93 


* 


17C 10 2 


2 9 2 


23 9 10 




- ‘ 


94 


--The bridge has been erected, and some pro- 
gress made in t.he road improvement. The execu- 
tion has been dilatory. 


169 1C 5 


101 16 2 


1,904 4 - 


37 5 11 




90 


* 


2C4 5 - 


3 C 5 


1,082 8 7 






97 


Completed. 


444 18 2 


13 18 10 


203 11 8 


3 9 S 




« 


Advanced towards completion. 


545 15 2 


- 3 8 


1,454 4 10 




. - 


99 


This work is progressing veiy satisfactorily. 




2,529 4 1 


37,200 - - 




- ■ 


101 


- - Completed. The entire advance has not been 
made until some necessary documents are sup- 


7S4 17 6 


13-2 


1,265 2 6 


15 14 11 




102 


In a very forward state. 


218 15 1 


30 19 11 


883 15 10 


1G 6 3 




103 


Completed. 


338 10 8 


25 3 8 


921 3 - 


1C 3 10 




105 


Very nearly completed. 


29 17 1 


2 12 7 


56 16 11 


14 7 




106 


- - Not proceeding satisfactorily. The work will 
probably be taken out of the hands of the con- 
tractor. 


291 10 2 


23 2 4 


803 3 10 


15 18 9 




107 


- - Very nearly completed. The difficulties in 
this very peculiar work have not diminished. The 
expense has exceeded what was first contem- 
plated. 












108 


See No. 80. 






700 - - 


22 3 - 


- 


109 


Completed. 


225 2 1 


6 13 11 


674 17 11 


14 10 4 




110 


Very nearly completed. 


567 18 4 


4 13 8 


932 1 S 


7 16 1 




111 


Proceeding satisfactorily. 


- 


30 5 1 


1,500 - - 


CSC 




112 


- - This drainage going on favourably. Three 
seasons are required to complete such works ; 
two have been worked out to the full extent, and 
the effect on the bog is very striking. The new 
roads are also going on well. 


1 40 - - 


31 11 - 


G60 - - 


15 8 11 




113 


- - Useful improvements have been effected with 
the aid of this loan. 


0 210 19 


42 9 5 


1,452 16 8 


IS 16 8 




114 


- - Formation, fencing, and gravelling nearly com- 
pleted j masonry not yet commenced. 


1 231 5 3 


41 1C 


1,432 2 


IS 9 7 


- - 


115 


- - Nearly completed, and it is expected will be 
opened in the course of the next season. 


S 


- - 


j 2,500 - 


95 17 




11G 


- - Farther improvements to the harbour have 
been effected with the aid of this loan, 

(continued) 



12 9 . 
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NAME OF PARTY. 


PURTOiE OF LOAN. 


Original 
Amount of Loan 


BALANC E 
Outstanding on 31 Dec 


1837. 


Amount 
of Exchequer 
Bills issued 
in the Year. 


Interest 
accrued in 
the Year, 








Sanctioned. 


Principal. 


Interest. 








£. s. 


d. 


£. s. d. 


£. 






£. j. d. 
37 8 8 


117 


Kerry county 


- - Cahirciveen and Ballinskclligs 




~ 


. 






1,050 - - 


118 


Ditto - 


- - road between Waterville and 
Ballycarnahan - - - - 


4,300 - 


“ 








2,000 - - 


70 5 9 


119 


Gahvny county - 


to improve the Clifden roads 




" 








400 - _ 


15 3 1 


120 


Kerry county 


- - new road from Tralee to Bal- 
linskelligs. 


2,200 - 




- - - 


- 


■ - 


1,200 - _ 


50 2 - 


121 




road, Loughrea to Portumna 




















road, Gort to Tulla - 












350 - - 




123 


Clare county 


- - road, Gort towards lulla, co. 
Clare. 




“ 






' - 


400 - _ 


- 3 1 


124 


Tralee Harbour Com- 


- - half estimate for projected im- 


















missioners. 


provements. 
















125 


Galway county - 


road from Woodford to Loughrea 


700 - 




. _ 






700 - - 




120 


Galway Docks Commis- 


- - second loan in further aid of 




" 




* 




3,350 - - 


22 10 7 


127 


Kerry county 


- - Sugraney-cross to bridge Lisa- 
tunig. 

- - Castlerea and Roscommon road 


1,950 - 


“ 








400 - - 


1-9 


128 


Roscommon county 


1,600 - 


- 


- - . 






1,100 - - 


27 1 5 


129 


Wexford county - 


-- road from Ballyanne to New 


200 - 


- 








- 
























130 


Kilkenny county - 


- - road from Ballycastle to Ros- 


900 - 


- 


300 - - 


1 




300 - - 


14 IS 4 






bcrcon. 1 














131 


Wexford county - 


- - Carrigbridge road to M. Beat- 


2,500 - 


- 


200 - - 


_ 


13 8 


050 - - 








ty’s gale. 
















132 


Ditto ... 


- - Cornwall road to Air. Booker’s 
gate in Killerin. 


850 - 










50 - - 






Ditto 


Barrow and Enniscortlry road 


2,000 - 














134 


Donegal county - 


- - road from Raphoe to St.Johns- 


2,950 - 


- 








1,000 - - 


22 9 3 


135 


Kilkenny county - 


- - several roads in the Liberties of 
Cal lan. 

road from Tralee to Castlcmainc - 


700 - 


- 


300 - - 


2 


14 3 


400 - - 


31 19 9 


13C 


Kerry county 


1,500 - 


_ 












137 


Leitrim county 


- - road, Keshcarrigan to Newtown 


350 - 


“ 








100 - - 


- 13 6 


138 


Cavan county 


road, Cavan to Cootelrill - 


1,700 - 


- 








400 


5 2 7 


139 


Galway county - 


- - G'ulfin road, between Galway 


550 - 


_ 












140 


& 


and Westport. 
















Cavan county 


Cavan and Mullagh road - 


2,950 - 










2,200 - - 


43 4 4 




Cork county 


Kemnare road, 2d loan 


500 - 
















Rev. T. Matthew 


for Roman-catholic chapel, Cork - 


1,000 - 












32 3 10 




Coleraine and Antrim - 




1,500 - 












145 


Antrim county' . 
Galway county - 


Ballymoney Courthouse 
Portumna Bridge - 


. 1,100 - 
4,650 - 


- 


- ' - 






1,100 - - 


21 18 4 




Clare county 




1,550 - 














149 


Donegal county - 
James IVIolony 


- - part of New line Castlcderig to 
Donegal. 


400 - 


- 












- - towards road between Tulla to 


700 - 


















150 


Sir John Burke - 




















Clare county 


to Marble-hill. 


















- - New road from Ennistymon to 
Galway. 


800 - 














Roscommon county 




- - new road from Roscommon to 


3,500 - 










500 - - 


- 13 - 






Strokestown. 














153 


Y\ exford county - 


- - new road from Newtown Barry 


1,500 - 






- 




250 - - 


1 119 


154 


Kilkenny county - 


- - new road between Greenville 


2,000 - 


_ 












155 


Dublin county 


and Granny Bridge. 














new road to Enniskerry by 


1,050 - 


- 


- - 










156 


Carlow county - 






.. 








300 - - 


4 14 9 






















Commissioners Galway 


to complete works - 


3,000 - 


- 


- . 










1SS 


Leitrim county 








































Y\ extend county - 


- - new road between Wexford 
and Carlow, 
to improve works - 


2,1Q0 - 


- 


- - . 










1G0 


Belfast Harbour Com- 






































£• 


658, 00S 15 


C 


395,052 17 1 


11,521 


18 5 


02,450 - - 


10,335 5 2 
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REPAYMENTS. 




BALANCES 
Outstanding 31 Dec. 1S3S. 


Overpaid, 


•3 








Principal. 




Interest 




Principal. 


Interest 




further 


2 


£. 


s. 


<1. 


£. s. 


d. 


£. s. 


d. 


£. s. d. 


£. s. 


d. 








1,087 


S 


S 


216 19 








833 - 10 


12 2 


5 






117 


2,070 


5 


9 


557 3 


1 


49 17 


5 


1,442 10 11 


20 S 


4 






US 


415 


3 


1 


178 10 


- 


14 7 


1 


221 10 - 


- 16 


- 






119 


1,250 


2 


- 


274 8 


10 


35 5 


S 


925 11 2 


14 16 


4 






120 






_ 


110 - 


_ 


. 














121 


361 


1 


1 


277 1 




11 1 


1 


72 IS 7 












400 


3 


1 


251 15 


9 






148 4 3 


- 3 


1 






123 


























124 


704 


12 


10 


161 2 


1 


- 17 




53S 17 11 


3 15 


10 






125 


3,372 


10 


7 










3,350 - - 


22 10 


7 






126 


401 


- 


9 


275 1 


2 




- 


121 18 10 


1 - 


9 






127 


1,127 


1 


5 


468 2 




12 1 


11 


631 IS - 


14 19 


6 






128 








24 8 


6 












24 


8 C 


129 


616 


13 


S 


124 10 


S 


10 6 


4 


475 9 4 


6 7 


4 




- 


130 


870 


- 


3 


306 10 


3 


8 18 


3 


543 9 9 


11 2 


- 






131 


50 


- 


- 


107 3 


4 












67 


3 4 


132 


200 


_ 


_ 


252 6 


_ 












52 


6 - 


133 


1,022 


9 


3 


473 10 


1 


13 9 


- 


526 9 11 


9 - 


3 






134 


734 


14 


- 


S7 - 


2 


22 18 


10 


612 19 10 


11 15 


2 






135 


300 IS 


9 


209 IS 


2 


. 




90 1 10 










130 


100 13 


6 










65 - - 


- 13 


6 


' 




137 


405 


2 


7 


220 3 


11 


1 15 


7 


179 16 1 


3 7 


- 






138 








124 12 


6 


- - 










124 


12 C 


139 


2,243 


4 


4 


353 18 11 


16 4 


5 


1,846 1 1 


26 19 


11 






140 




15 


6 


119 11 




10 5 


6 


380 8 7 


7 10 












3 


10 










1,000 - - 


32 3 


10 










6 


4 


46 4 


8 


28 15 


4 


1,153 15 4 


26 11 








143 




IS 


4 


32S 2 


7 


9 1 


5 


771 17 5 


12 16 


11 






144 










to 












464 


- 10 












4 












97 


8 4 




' 




















GS 


— 


14S 












- - 














149 
















- - . 










150 


- - 
























151 


500 


13 


- 


437 10 


- 






62 10 - 


- 13 








152 


251 


1 


10 


112 6 


- 






137 14 - 


1 no 






153 








217 10 


- 








■ • 




217 


10 - 


154 


- - 
















. . 








155 


304 


14 


9 


32 8 


4 


- 13 


1 


267 11 8 


4 1 


s 






156 
















- . . 










157 


550 


- 


- 






- - 




550 - - 










158 


- - 








' 




- 












159 


’ - 






' * 


















160 


485,960 

1,251 


- S 
15 10 


32,607 4 


" 


20,192 12 2 


426,744 14 6 


7,667 5 


10 


1,251 15 10 





OBSERVATIONS. 



Completed. 

Half of road-work completed. 

- - A portion completed and opened to the public. 
The remainder in active operation. 

About one-half done. 

In a forward state. 

\ - - In progress of execution, and is expected to be 
'/opened to the public in the course of next season. 

- - If the negotiations for this work shall be satis- 
factorily completed, the loan is to be made by the 
London Exchequer Loan Commissioners, who 
made the first advances to the same parties here 
mentioned. 

Completed, nearly. 

See No. 20. 

Very little progress made. 

Completed, except in some very small matters. 

See No. 86. 

Very nearly ready to be opened to the public. 

- - Proceeding satisfactorily but slowly, in con- 
sequence of some difficult work. 

- - Continuation of the above, and subject to same 
observation. 



Proceeding satisfactorily ; more than half done. 

- - Completed, all but some improvements sug- 
gested by the Board, which are in progress by 
presentments. 

- - Proceeding very unsatisfactorily. It is probable 
that the grand jury will proceed against the con- 

- - Considerable progress madej somewhat more 
than one-fourth completed. * 

Very nearly completed. 

See No. 107. 

Completed. 

Proceeding satisfactorily, and nearly completed. 
Completed. 

h Pursuant to Act of 4th & 5th Will. 4, c. 61. 
/Proceeding satisfactorily. 

In progress of execution. 

No advance made or applied for yet. 

Same observation. 

In progress of execution. 

Proceeding satisfactorily. 

Progressing slowly. 

Not yet commenced. 

Bridge built, and considerable progress made. 
Considerable progress made. 

See Nos. 20 6c 126. 

Nearly completed. 

Proceeding slowly and unsatisfactorily. 

No advance made or applied for yet. 



Jos. C. Walker, Accountant. 



I29. 
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IRELAND: SEVENTH REPORT OF THE 



No. 3.— THE ACCOUNT of the Commissioners of Pubmc Works, Ireland, of all Sums 
issued or entrusted to them under the Provisions of the i & 2 Will. 4, c. 33, and subsequent 
Grants, for One Year, ended 31 December 1838. 



RECEIPT: 



To Balance of last Account - 
Grants; viz. 

No. G. — Larne and Ballycastle Road : 
Received for iron bars sold - 



No. g. — Liscannor Bridge - 

No. 15. — Centinaveena and Dromahair Road : £■ s. 

Received from the Treasury, balance grant - - 443 ■ 

— Grand Jury, balance loan - - 422 i, 

No. 19. — Tulla and Loughgrany Road - 

No. 18 Donegal and Pettigo Road : 

Received from the Treasury, balance grant - 

No. 20. — Clifden and Bunovven Rond : 

Received from Grand Jury, a balance of moiety - 
No. 21. — Killarneyand Sneem Road: 

Received from Grand Jury (county Kerry) ... 
No. 23. — Listowel and Lisseltin Road - 

No. 24. — Kenmare Bridge - 
No. 25. — Ballinlmvlcss Mountain Road - 

No. 26 Barna Pier, &c. ------ 

No. 27. — Larne Road, further grant: 

Received from Grand Jury (county Antrim) - - - 

No. 28. — Kenmare Road, further grant: 

Received from Grand Jury (county Cork) - 
* No. 29.— Kenmare Road, further grant: 

Received from Grand Jury (county Kerry) - 
No. 30. — Tulla and Limerick Road ; 

Received from Grand Jury (county Clare) - - - - 

No. 31. — Cahirciveen and Ballinskclligs Road: 

Received from the Treasury, balance grant - » 55° 

— Grand Jury (county Kerry) - 1,069 

No. 32. — Kenmare and Cahirciveen Road : 

Received from the Grand Jury (county Kerry) - - - 

No. 33. — Clifden Roads: 

Received from the Treasury ----- 457 
— Grand Jury (county Galway) - 420 ! 



No. 34. — Tralee and Kilorglin Road : 

Received from the Grand Jury (county Kerry) - - - 

No. 35.— Letterkenny and Dungloe Road : 

Received from the Treasury, balance grant - - 816 2 

— Grand Jury (county Donegal) - 907 5 

No. 3G. — Letterkenny and Creeslough Road : 

Received from the Treasury, balance grant - - 821 14 

— Grand Jury (county Donegal) - 907 5 



No. 37. — Loughrea and Marble Hill Road: 

Received from Sir J. Burke, a contribution towards grant - 



No. 38. — Tulla to Gort Road: 
Received from Grand Jury (county Clare) 



8G5 15 2 
nil. 

1,340 2 G 

34 17 4 

700 - - 
nil. 
nil. 
nil. 
nil. 

2,017 11 ^ 
GoG 3 4 
1,211 1 10 

L3G4 15 9 



l,Ci9 2 3 
2,038 4 7 



877 19 1 
1 ,226 15 2 



1,728 19 5 
200 - - 

403 9 8 



£. s. , 
17>329 14 
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Receipt — continued. 

No. 39. — Tulla and Gort Road: 

Received from the Grand Jury (county Galway) 

No. 41 — Woodford and Loughrea Road: 
Received from the Treasury - 

— Grand Jury (county Galway) 



* 959 M - 
- 704 19 10 



No. 42. — Gunsboro’ Roads : 

Received from the Treasury, balance ... 362 - 1 
Received Interest on Stock lodged by P. Mahony - 33 12 



No. 43. — Road between Sugraney Cross and Bridge of 
Lisatunig : 

Received from the Treasury - 461 110 

— Grand Jury (county Kerry) - 400 - - 



No. 44. — Moyferta Barony Roads : 
Received from the Treasury - 

— Mr. Westby, a contribution 



No. 45. — Portumna Bridge : 
Received from the Treasury 



No. 46.— Glenquin and Goulburne Roads - 
No. 47. — Tralee and Castlemaine Road: 
Received from the Treasury - 

— Grand Jury (county Keny) 



■ 1,001 6 8 
• 300 - - 



No. 48. — Road and Quay at Sneem : 
Received from the Treasury - 
No. 49. — Culfin Road; 

Received from the Treasury - 



No. 50. — Ballykine Road - 
No. 51. — Filedrinagh Bridge 



No. 52.— Castle Derg and Pelligo Road 



No. 53. — Mallaghmore Pier 



No. 54. — Ennistymon and Galway Road: 

Received from the Treasury ------ 

No. 55, — Tielliu Pier (Col. Conolly) : 

Received from the Treasury ------ 

No. 56. — Glencullen Road : 

Received from the Treasury - - - 

No. 57. — Quay at Killibegs - - . 

No. 58. — Killetar and Pettigo Road (county Fermanagh) 



No. 5g. — Same Road, (county Tyrone) 
No. 60. — Road, Glens willy to Glen Finn 



£. 45,228 13 9 
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IRELAND : SEVENTH REPORT OF THE 



EXPENDITURE : 



£. s. d. 

No. 6.— Larne and Ballycastle Road : 

For Expenditure, see Grant 37. 

No. 9. — Liscannor Bridge : 

Paid contractor in full for extra works - ■ - - - 88138 

No. 15. — Centinaveena and Dromahair Road : 

Paid labour and superintendence ------ 1,188 - 7 

No. 19. — Tulla and Lougligraney Road : 

Paid a balance due for works - -- -- -- 27 G 3 

No. 18. — Donegal and Pettigo Road: 

Paid on completion contract and for superintendence - - 435 18 5 

No. 20. — Clifden and Bunowen Road - nil. 

No. 21. — Killamey and Sneem Road: 

Paid works under contract and superintendence * - 1,378 6 3 

No. 23. — T.istowel and Liseltin Road : 

Paid works under contract and superintendence ... 502 13 — 

No. 24. — Kenmare Bridge : 

Paid works (masonry, &c.) ------- 219 7 7 

No. 25. — Ballinlawless Mountain Road : 

Paid preliminary incidental matters ----- - 785 

No. 26. — Barna Pier : 

Paid works under contract and superintendence - 959 8 4 

No. 27 Larne Road, further Grant : 

Paid works under contract and superintendence - 4,07 1 1 4 

No. 28 Kenmare Road, further Grant : 

Paid labour, &c., and superintendence ----- 345 7 8 

No. 29. — Kenmare Road, further Grant: 

Paid labour and superintendence ------ 1,861 12 10 

No. 30 Tulla and Limerick Road : 

Paid works under contract and superintendence - 1,444 7 10 

No. 31. — Cahirciveen and Ballinskelligs Road: 

Paid works under contract and superintendence ... 943 10 - 

No. 32 Kenmare and Cahirciveen Road : 

Paid works under contract and superintendence ... 1,952 4 4 

No. 33. — Clifden Roads : 

Paid labour and superintendence ------ 92315 - 

No. 34. — Tralee and Kilorglin Road : 

Paid works under contract and superintendence ... 1,528 2 10 

No. 35. — Letterkenny and Dungloe Road : 

Paid labour and superintendence - - - - - - 1,1 29 13 3 

No. 36. — Letterkenny and Creeslough Road ; 

Paid labour and superintendence 1,385 11 10 

No. 37.— Loughrea and Marble Hill Road : 

Paid works under contract, &c. ------ 409 - 1 

No. 38. — Tulla to Gort Road : 

Paid works under contract and superintendence ... 337 1 a 
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Expenditure — continued. 

No. 39. — Tulla and Gort Road : 

Paid works under contract and superintendence ... 

No. 41. — Woodford and Loughrea Road : 

Paid works under contract and superintendence ... 

No. 42.— Gunsboro’ Roads : 

Paid incidental expenses and superintendence - 

No. 43 — Road between Sugraney Cross and Bridge of Lisa- 
tunig: 

Paid superintendence - 

No. 44. — Moyferta Barony Roads : 

Paid labour and superintendence ------ 

No. 45. — Portumna Bridge: 

Paid contractor ----- £_ 4^61 1 1 4 

Paid engineer and superintendence - 414 _ 3 

No. 46 — Glenquin and Goulburne Roads: 

Paid superintendence - 

No. 47 .—-Tralee and Castlemaine Road: 

Paid works under contract and superintendence - 

No. 48. — Road and Quay at Sneera : 

Paid works under contract and superintendence - 

No. 49. — Culfin Road : 

Paid works under contract and superintendence - 

No. 50. — Ballykine Road ------- 

No. 51. — Filedrinagh Bridge ------ 

No. 52. — Castle Derg and Pettigo Road : 

Paid incidental expenses -------- 

No. 53. — Mallaghmore Pier ------ 



781 2 8 
752 19 4 
60 2 4 

45 18 9 

1,096 12 9 

5)275 li 7 

34 5 3 

1,045 16 - 

5S 1 6 

3&> 10 3 
nil. 
nil. 

10-3 

nil. 



No. 54. — Ennistymon Road and Galway : 



Paid works under contract and superintendence ... 


229 16 9 




No. 55. — Tiellin Pier: 






Paid contractor - 


■5 - - 




No. 56 — Glencullen Road: 






Paid contractor - - 


602 10 - 




No. 57. — Quay at Killibegs ------ 


nil. 




No. 58. — Killetar and Pettigo Road (county Fermanagh) 


nil. 




No. 59. — Same Road (county Tyrone) - 


nil. 




No. 60. — Road, Glenswilly to Glen Finn - 


nil. 








3i,5>7 7 * 


Balance -------- 


- - - 


13,711 6 8 




£. 


45,228 13 9 



129. 



Jos. C. Walker, Accountant. 
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IRELAND: SEVENTH REPORT OF THE 



No. 4. THE ACCOUNT of the 

issued or entrusted to them, for 
31 December 1838. 



Commissioners of Public Works, Ireland, of all Sums 
Salaries and Incidents of Office, for One Year, ended 



RECEIPT: 





£. s. d. 


£. s. d. 


To Balance of last Account - 


~ - 


806 13 8 


Received from the Treasury, on Requisition - 
Received from two Roman-catholic Clergymen, 


4,000 - - 




as Restitution from a Party not made known 






Received in repayment, Incidents - 


2 2 — 




Received in repayment, Advances to Engineers 


48 19 4 




Received for Insurance, life of N. D. Crommclin 


330 - “ 


4.383 1 4 


Deposits : 






Balance of last Account - 


- 


779 H 3 


Received from Parties making Application for Loans or 




Grants ------ 


' 





d. 



6,363 15 2 



EXPENDITURE: 



By salaries of the Establishment, actual pay- 
ments ------- 

Allowances to persons not on the Establish- 

Postage ------- 

Incidents, including Taxes, Coals, Books, 
Maps, &c. ------ 

Law Expenses ----- 


£. s. d. 

3,020 17 1 

33 *5 - 
281 - - 

316 16 6 
181 2 10 


£. s. d. 

3.833 U 5 
601 18 5 


£. s. d. 


Travelling Expenses, Inspections 
Insurance, life of N. D. Crommelin 
Advances to Engineers and others (to be 
repaid) ------ 


198 4 5 
330 - - 

73 H - 










Balance ------- 




4.435 9 10 
754 5 2 


5 . 1 89 15 - 
’ ^ 


Deposits: Paid Engineers and others Account Expenses 
arising out of application for Loans or Grants - 
Balance ------- - - - 


463 1 8 
710 1 8 6 














£. 


6,363 15 3 



Jos. C. Walker, Accountant. 
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No. 5. THE ACCOUNT of the Commissioners of Public Works, Ireland, of all Sums issued 
or entrusted to them, for Inland Navigation, for One Year, ended 31 December 1838. 



RECEIPT : 



To Balance of last Account - 

Received Tolls collected on Navigation: 
Lower Boyne ... 
Upper Shannon - 
Tyrone and Maghery - 
Maig River - 



£. 



s. d. 



£■ s. d. 

733 19 3 
64 1 2 

J55 19 9 
38 8 7 



992 8 9 



Received from Treasury, portion of vote of 1838, 806/. - 




£. s. 
1,124 12 



d. 

6 



1,492 8 9 
2,617 1 3 



EXPENDITURE: 



By Lower Boyne Navigation; viz. 
Labour, &e. in Repairs - 
Salaries and Allowances 

Upper Shannon : 

Labour, &c. in Repairs - 
Salaries and Allowances 

Tyrone and Maghery : 

Labour, &c. in Repairs 
Salaries and Allowances 



Maig River : 

Labour, &c. in Repairs 
Salaries and Allowances 

Lough Derg : 

Contract care of Buoys and Beacons 
Incidents - 



£. s. d. 

- 109 10 6 

- 313 13 10 



- 136 17 11 

- 276 1 11 



- 341 8 

- 146 19 



16 14 ii 

- 33 >4 - 



Repayment three Instalments of 40 1. on Loan 
to Boyne - - - - - - - ISO - - 

Interest accrued, paid on same - - - . 93 n- 



Balance 



£. i. d. £. t. d. 
323 4 4 
413 19 10 
488 7 u 

50 8 11 

24 - - 
18 5 10 



213 11 - 



i>530 17 10 



1,086 3 5 
£■ 2,617 1 3 



Jos, C. Walker, Accountant. 



iay. 
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IRELAND: SEVENTH REPORT OF THE 



>3 fi TH E ACCOUNT of the COB.ISMOS.hs of Potato Worn, 1M, for Sum. issued uoder 
"'will 4,0 84 . ood former Acts, for the Improvement and Encouragement of 111 s.t Fl.aenmj 
for One Year, ended 31 December 1838. 



RECEIPT : 



To Balance of last Account 



- £■ 9.370 



11 



By Piers’ Repairs : viz. 

Greatman’s Bay - 
Innisturk - 

Incidents - 
Law Expenses 

Balance 



EXPENDITURE: 



£. s. d. 


£. 


s. 


d. 


£. s. 


d. 


80 - - 












3 + 2 


83 

7 




2 








9 


- 








97 


4 


3 


187 17 

9.183 1 












6 








£. 


j 9.370 >8 11 



Jos. C. Walker, Accountant. 



No 1 -THE ACCOUNT of the Comtsstottmt. of Ptrta.c Woks, Tretai, of alt Sums i mated 
or ...rusted to them for Repair, and Maintenance of certain Hoans and Bn.no.s, under the 
Provisions of the Ant 6 Geo. 4 , c. lot, for One Year, ended 31 December 1838. 



RECEIPT : 


£. s. d. 


£. *. d. 






l,88l 14 n 


To Balance of last Account 

Received from the Treasury, on requisition - - - 


11,000 - - 


Received in Fines for Nuisances in Counties respectively; viz. 

Cork 18 - 

Kerry 18 G 

Limerick -6- 








— 

£. 


11,003 2 6 
12,884 17 5 



EXPENDITURE: 

By Counties, in Payments account of Labour, Wages, Materials, 
and Superintendence ; viz. 

Clare - -- -- -- -- 

Cork - -- -- -- -- 

Galway 

Kerry - -- -- -- -- 

Leitrim --------- 

Limerick - -- -- -- - 

Mayo - -- -- -- -- 

Roscommon - -- -- -- - 

Tipperary -------- 

Balance 



£. s. 


d. 


£. *. d. 


2,057 H 


4 




1,416 12 


8 




2,782 19 


7 




566 1 


2 




21 - 


6 




453 17 


8 




4,292 6 


G 




226 1 


- 




762 10 


10 


1 0 K r 70 4 - 3 








- - 


- 


305 !3 2 




£. 


12,884 17 5 



Jos. C. Walker, Accountant. 



Printed image digitised by the University of Southampton Library Digitisation Unit 




COMMISSIONERS OF PUBLIC WORKS. 



3i 



No. 8. — THE ACCOUNT of the Commissioners of Public Works, Ireland, for Repairs 
Grant Roads, under 1 & 2 Will. 4, c. 33, for One Year, ended 31 December 1838. 



RECEIPT: £. s. d. 

To Balance of last Account - -- -- - - 1,281 10 3 

Received from tile Treasury under requisition ------- 300 - - 



£. 1,581 10 3 



EXPENDITURE: 

By Counties, for the Repairs and Maintenance of Roads and I 
portions of Roads, made under the provisions of the Act 
1 & 2 Will. 4, c. 33 : 

Antrim, the Coast Road Larne to Ballycastle 
r Bridge at Liscannor 



Clare 



Loughgraney Road 
) Kill.' ' 



I Killaloe and Tomgraney Road 
Tulla and Loughgraney Road - 
Tulla and Limerick 
Listowel and Liseltin Road - 
Cork, Kenmare Road (portion) 

— , fMallins and Guidore Road 

Donegal |p ettig0 and Donegal Read - 
Fermanagh, Fivemiletown and Clones Road 
fBallygar Road - 

„ , I Bunowen Road - - - 

Gal "' a J' 1 Loughrea Hoad - - - 

LPortumna Road - 
Kerry, Kenmare Road (portion) 

Leitrim, Centinaveeua Road - - - 

Tipperary, Glenstal Road - 

Balance - - - 



100 12 
- 62 17 
100 14 



’58 8 7 



£. s. d. 
299 7 6 



35 10 7 
129 17 7 
86 8 7 

368 17 4 



3 18 9 



1,287 11 10 

293 18 5 



1,581 10 3 



Jos. C. Walker, Accountant. 



No. 9.— THE ACCOUNT of the Commissioners of Public Works, Ireland, for Receipt and 
Expenditure, under 6 & 7 Will. 4, c. 116, for Repairs of Mail Coach Roads, under Superin- 
tendence of County Surveyors respectively; for One Year, ended 31 December 1838. 



RECEIPT: £■ d 

To Balance of last Account - -- -- -- - - - 3,479 10 8 

To Amount received by County Surveyor, Waterford, for sale of old materials - 6 ig 9 

To Amount received from the Treasury on requisition .... -13,000 - - 



£. 16,486 10 5 



EXPENDITURE: 

By Counties, viz. 

Carlow ------ 

Cork ------- 

Donegal ....... 

Down 

Dublin ------- 

Fermanagh - 

Galway ------- 

Kerry - 

Kilkenny ------ 

King’s Co. - 

Limerick ..... 

Limerick (city) ..... 

Londonderry ------ 

Longford ...... 

Mayo ------- 

Meath ------- 

Queen’s Co. ------ 

Sligo 

Tipperary - * - - - - 

Tyrone ------- 

Waterford - 

Westmeath ------ 

Wexford 

Balance 



129. 



627 10 - 
1,722 10 1 
271 11 11 
187 5 1° 
3h'9 16 3 
146 13 6 



381 17 3 
178 2 6 
105 8 - 
121 17 10 
257 16 11 
33-9 



498 8 
82 13 
212 3 
165 4 
354 H 
3,583 1 
73 H 
35 18 



8,554 >6 
7,931 14 



£. 16,486 10 



3 



5 



Jos. C. Walker, Accountant. 
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IRELAND: SEVENTH REPORT OF THE 



No. xo. THE ACCOUNT of the Commissioners of Public Works, Ireland, of all Sums received 

or expended for Repairs and Maintenance of certain Turnpike Roads under Contract, for One 
Year, ended 31 December 1838. 

RECEIPT: 





£. 


s. 


d. 


£. 


s. 


d. 


£. 


s. 


d. 


To Balance of last Account - 




“ 


" 








196 


8 


5 


Mullingar Road : 




















Received four instalments of 447 /. 15 s. 7 d. - 


- 






i.79i 


2 


4 








Navan Road : 




















Received four instalments of 291 1. 






“ 


1,164 


~ 


“ 








Ashbourne Road : 




















Received three instalments ... - 


' 




- 


42G 




- 








Belfast and Antrim Road : 




















Received two instalments - - 


929 


2 


8 














Received two instalments - - - 




- 


— 














Received for special repairs - 


425 


- 


- 














Received fines levied for damages - 


4 


7 


6 


















■ — 


— - 


1,873 


10 


2 








Howth Road: 




















Received one instalment of 


200 


- 


— 














Received one instalment of - 


300 


— 


- 














Received per City Grand Jury ... 


54 


16 


8 














- 




— 


— 


554 


16 


8 








Malahide Road : 




















Received instalments for half a year 


633 


1 


1 














Received special repairs of sea wall 


144 


1 


9 














- 




— 


— 


777 


2 


10 








Dunleer Road, the Swords : 




















Received one instalment of - 


- 




- 


250 


— 


— 


















— 


— 


6,836 


12 


- 














£. 


7,033 


- 


5 



By Mullingar Road : 
Labour, wages, and materials - 
Superintendence - 

Navan Road : 

Labour, wages, and materials 
Superintendence - » 

Ashbourne Road : 

Labour, wages, and materials 
Superintendence ... 

Belfast and Antrim Road : 
Labour, wages, and materials 
Superintendence - 

Howth Road : 

Labour, wages, and materials 
Superintendence - 

Malahide Road: 

Labour, wages, and materials 
Superintendence - 

Dunleer Road: 

Labour, wages, and materials - 
Superintendence - 



Balance - 



EXPENDITURE: 



£. s. 


d. 


£. s. 


d. 


£. s. 


d. 


- 2,157 3 

139 15 


G 

10 


2,296 19 


4 














• 1,035 5 

104 9 


4 


1,139 14 


















405 17 

42 11 


2 

8 


448 8 














' 






i,550 2 
66 - 


6 


1,616 2 


















361 14 

34 7 


2 j 
6 




8 


















298 1 
6 15 


5 


304 16 


















253 17 
3 3 


11 


257 - 












11 


6,459 4 
573 16 




- - - 




- - 




5 








£. 


7,033 - 


5 



Jos. C. Walker, Accountant. 
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COMMISSIONERS OF PUBLIC WORKS. 33 



No. 11. — THE ACCOUNT of the Commissioners of Public Works, Ireland, for Receipt and 
Expenditure on account of Parliamentary Grants for Western District (Counties Mayo and 
Galway), for the Year ended 31 December 1838. 

RECEIPT: 

To Balance of last Account £. 304 18 1 



EXPENDITURE : 

By Galway County : 

Works executed in completing roads, including superintendence 
Mayo County : 

Works executed in completing roads, including superintendence 
Balance ------ 



£. s. d. 


£. s. d. 


■ 119 19 - 




- 88 7 5 






208 6 5 




96 11 8 


£. j 


304 18 1 



Jos. C. Walker, Accountant. 



No. 12. — THE ACCOUNT of the Commissioners of Public Works, Ireland, of all Sums 
issued or entrusted to them, for Phcenix Park and Dublin Buildings, from 1 January to 
31 December 1838. 

RECEIPT: 

£. s. d. £. s. d. 

To Balance of last account - -- -- - -- -- 

Received from the Treasury within the period - 13,676 - - 

Received rent of premises, Castle-street, one year 21 15 - 



£. 1 

11 >957 



13.697 15 - 

Improvement of Four Courts: 

Received interest on stock, one year - - 350 - - 

Received from Commissioners of Wide Streets 
an unexpended portion of 1,500/. advanced 
them as per former Account (1835) - - 827 17 6 

Received from the Suitors’ Fund, Court of 
Chancery, further, under the Act of Parlia- 
ment for these Improvements - - - 1 0,000 - - 

11,177 17 6 



£. 



24,875 12 6 
36,832 13 1 



EXPENDITURE: 

By Repairs to Buildings, Furniture, &c. ; viz. £. s. 

Phcenix Park, vice-regal, and other lodges - 4,14+ H 

Dublin Castle, state and other apartments - 9,383 19 

Four Courts ------ 2,925 10 

Custom House - - - - - 5 - 1 7 

Record Buildings - - - - - -1308 

Marshalsea - - 233 7 

Insolvent Court - -- -- - 60 1 

Richmond Penitentiary ----- — 

Keven-street Police Barracks - - - 17 10 

Late Inland Navigation Office (11, Merrion- 
street) rent - - - - - -115 11 

Quartermaster-General’s Office - - - 218 

Irishtown Church - - - - - - 16 3 

Cork -street Fever Hospital ... - 8 2 

Poor Law Commissioners’ Office (prepared) - 354 - 

Constabulary Offices (Dublin Castle-vard) - 206 13 

New Police Department ... - 2,897 10 

Cost of Illuminations (Public Buildings) - - 739 1 

Incidents (including Lodging Allowance) - 106 5 

By Improvement of Four Courts; viz. 

Purchase of houses and premises (to complete) 220 12 
Incidents attending ditto - - - - .2813 

Law expenses ------ 5 1 9 

Contractors, &c., for works in progress - - 9.847 13 



Balance to next Account 



j*t,88i 15 



10,148 8 4 



32,030 

4,802 



£. 36,832 13 1 



129. 



Jos. C. Walker, Accountant. 
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IRELAND : SEVENTH REPORT OF THE 



No. 13 .— THE ACCOUNT of the Commissioners of Public Works, Ireland, as Commissioners 
of Kingstown Harbour, for One Year, from 1 January to 31 December 1838. 



RECEIPT: 



To Balance of last Account ------- 

Received from the Treasury ------ 

Received from the Collector of Customs towards a store for the 
Harbour-master ------ 

Harbour dues - - - - - 

Ballast supplied - - - - - 

Water supplied - 

Tolls on steam- vessels (landing passengers) 

Licences ------ 

Penalties ------ 



£.372 - 
390 7 
20 12 
70 5 
1 15 




EXPENDITURE: 

£. s. d. 

By stone materials, under contract (labour included) - - 7> 2 54 1 2 

Pier heads, preparations for ----- 343 3 9 

Broken stone supplied for roads ----- 819 

Boatmen, watchmen, &c. ------- 466 16 7 

Salaries of engineer, harbour-master, &c. - - - - G80 1 2 

Rents, taxes, &c. - -- -- -- - 238 12 11 

Lighthouse (by contract) - - - - - - - 125 — - 

Gas-lighting, per agreement (Hibernian Company) - - 175 2 8 

Incidents (including labour) ------ 547 7 11 

Law expenses -------- - 337 8 8 

Stores - -- -- -- -- - 68 14 8 

Ballast supplied under contract - - - - - 175187 

Metal crane, per agreement - - - - - - 210 — - 

Repairs of bell boat - -- -- -- 77 - - 

Allowance to IC. Tully, whilst acting harbour-master - - 156 19 8 

Gratuity to the widow of late Mr. Thomas (under sanction) 150 — — 

Harbour-master’s house (in progress) - - - 450 - — 

Purchase of land, Lords Longford and De Vcsci - - 1,588 1 8 

Balance to next Account - 

£. 



13,052 11 2 
3,35t 14 8 



16,404 5 10 



Jos. C. Walker , Accountant. 



No. 14 . — THE ACCOUNT of the Commissioners of Public Works, Ireland, for Dunmore 
Harbour, from 1 January to 31 December 1838. 



To Balance of last Account 
Received tolls, harbour dues 



RECEIPT : 

£. s. d. 

3,807 5 3 

18 11 3 



£. 3,825 16 6 



EXPENDITURE ; 

By stone materials, under contract, labour included 
Salaries and allowances ------ 

Incidents - 

Travelling expenses to inspect - 
Balance 



£. s. d. 
1,491 14 11 
241 16 - 
16 18 9 
4 15 - 



1,755 4 8 
2,070 11 10 



3,825 16 6 



Jos, C. Walker, Accountant. 
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No. 15. — THE ACCOUNT of the Commissioners of Public Works, Ireland, as Commissioners 
of Howth Harbour, for One Year, ended 31 December 1838. 



RECEIPT: 





£. r. d. 


£. s. d. 


To balance oflast Account 

Received by sale of tram-plates, &c. ... 


39 ~ - 


578 10 6 


Rents of tenements paid ..... 


17 12 10 








4 r> 




£. 


99 + 3 4 



EXPENDITURE: 



By labour, watchmen, &c. 

Stone materials from quay - 
Stores .... 
Incidents - 
Salaries - 

Balance 



£. s. 


d. 


£. s. 


d. 


67 12 


11 






98 17 


- 






3 12 


8 






33 it 


3 






20 - 


- 








— 


223 13 


10 


- 




770 19 


6 




£. 


994 3 


4 



Jos. C ■ Walker, Accountant. 



; No. 16. — THE ACCOUNT of the Commissioners of Public Works, Ireland, as Commissioners 
of Donaghadee Harbour, for One Year, ended 31 December 1837. 



RECEIPT: 

Received from the Treasury, on application of Commissioners 
Received from Mr. Getty, as Accountant to late Commissioners - 





£. s. d. 


- 


578 17 6 




So - - 


£. | 


658 1 7 6 



EXPENDITURE : 





£. 


s. 


d. I 


£. s. 


d. 


By labour, wages, &c., in repairs .... 


- - 212 


4 


2 ! 






Travelling expenses, to inspect, &c. ... 


14. 


8 


3 






Incidents -------- 


9 


1 


10 






Allowance to late storekeeper, to 12 August 


8 


19 


- 








— 


— 


— 


244 Y 3 


3 


Balance - - - ■ 


■* ' 






414 4 


3 








£. 


658 17 


6 



Jos. C. Walker, Accountant. 

129. F 3 



Printed image digitised by the University of Southampton Library Digitisation Unit 




SEVENTH REPORT ON PUBLIC WORKS, IRELAND. 



No. 17.— THE ACCOUNT of the Commissioners of Public Works, Ireland, as Commissioners 
of Ardglass Harbour. 

RECEIPT: 

— Nil. — 

The Board authorized, per Treasury letter, 29 September, to expend 600 1 . or 700/. to 
meet the present case of emergency ; the fund for same to be hereafter provided. The 
amount expended per contra is advanced from the fund for office incidents. 

To Balance due - - - - * - - * ~ * “ -£-80126 



EXPENDED : 



By labour, in repairs - 
Travelling expenses, to inspect 





£. s. d. 


- 


65 6 8 


■ 


11 5 10 


£. ' 


80 12 6 



Jos. C. Walker, Accountant 



No. 18. — THE ACCOUNT of the Commissioners of Public Works, Ireland, as Commissioners 
of Lunatic Asylums, from 1 January to 31 December 1838. 

RECEIPT : 

To Balance of last Account 1,133 10 7 



By Limerick District Asylum; viz. 
Buildings, Balance contra 
Superintendence 

By Belfast District Asylum : 

Buildings (completion of ) 

Superintendence 

Law expenses 

By Richmond District Asylum : 

Law expenses (incidental) - 



Balance 



EXPENDITURE : 

£. s. d. 

- 74 2 - 

24 lG 8 



- - 222 14 7 

- Go - - 
3 lo 11 



£. s. d. 


£. *. d. 


98 1 8 8 




286 5 6 




4 3 4 






389 7 6 


- - - 


744 3 * 


£. 


1,133 10 7 



Office of Public Works, Dublin, 
March 1839. 



} 



Jos. C. Walker, Accountant. 
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